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13 December 1960 


MEMORANDUM FOR: Acting Chief, DFO 


SUBJECT: Designation of U-2C's for FR aad 
SSB Modifications 


i, ‘hte memorandure contains recommendations for the approval | 
of the Acting Chief, Sevelepment Projecta Divisies. Such recommends - 
tious ave ceatained in parsgraphe 6 and 7. | 


2. Per discussion between the aadersigned and Chief, Devetope:ent 
Branch it was determined that LAC hes come to the point where 4a atr- 
craft le acaded to commence modification for in-flight refueling. Is 
additios, LAC will alee be ready te commente installation of the single 
eide-band radio ia the acar futers as they aiready have ihe necessary 
equipment on procarement. tt is therefars ascessary te: 


&. Confirm the epecific alreratt for IFR modification, 


b. atablish avatlabitity dates to LAC of the aircraft iaveived 
In the IF AR modification. 


¢& Esetabliah a schkedul« for S38 inetaliation. 


3. A veview of the typec and number of aircraft te yocelve modlit- 
setions is ae follows: 


a. Two (2) U-2C's will be modified for IF Rand £53. The 
SSR eedification for the two U-2C's for Detechreent # previously 
scheduled has been indefinitely postponed per direction of AC/DPD. 


b. Two (2) O-z'e will be medified fer 5B cal. 
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4. UWpen cormpistion of the retara of the second Y-20 fram 
Detachment B, on approximately .5 Janwsry, aad the shipment af the 
second U-2C te Detachmeat HK, on approximately 29 Secescbsr, the 
location of Project aircraft will be as fallows: 


U-2t'e * —U-2C in 
Detachrceeat B $35 eae 
Petachmeat H sen 352 
341. 
Getachment G * 343 342 
363 338 
Burban= * 344 
3738 


* fm order to avold an excessive maintenance workload oa ietackmeat G 
ao wore than three (3) sirersft will be maintained at Edwards. The 
balance on band tn the 21 will either be in medification at LAG oF main-~ 
tained in a flyable stetus at Burbank by LAC. 


*¢ Two (2) U-2's previously scheduled for turnover to FOG in late 
e¥~.63 will be retained indefinitely peading determination of lature nacds. 


% Although no firm operational requirement fer a U-2C ie expected 
for the next several months, it is considered preferable that saly onc 
U-2C in modification for IF R aad SER at the same time 40 a4 to cover 
the requirement If an eporational need for a U-2C aid develop. Asa 
U-2C may be aseded for Cperation;| 4nd zince LAC has already 
started to cut metal on 342, it will be necessary to assemble 351, remove 
ita paint, and bring it wp to operational ready status. Thea when 353 
comes back from it can be sent to Detachraent H in place of 351. 
Uour|_|# still im place it may be poxelbie to ferry 353 or 351 
te Detachmeat H. . 

&. ie, therefore, recommended that the modification program 
commence along the general time schedule as listed below. if this 
schedule is approved by AC/OPD it is further recomrmrended that the 
Chief, Development Branch tere action accordingly. 


@. 342 (U-2C} to LAC for IFR and 453 20 December 1960 or 
before. {it is already at LAC). 


® 358 or 351 (U-2C) te LAC for IFR and S53 ae soon a4 342 
je completed. 
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c. 343% (G-2} to LAC for ESB ae soon as LAC can aceept. 


a. 395% (1-2) to LAC for S88 ae seen aw LAC has completed 
SSB in first U~2. 


* lnterchnageability with 344 or 378 acceptable based on avallability 
at the thee. 


tT. & is also recoromanded that the wiring standardisation medifica- 


tien, recently approved, be accomplished concurrently with the modifica- 
tions in paragraph 6. above. 


SIGHED 


Cariel, cums Branch, DPO~.00/" 


4 5 DEC 1960 
Chief, Sevelopmant Branch. G20 


CONGUR: 


ed laa abaaaaeaacal epg et 


Chief, Materiel B: Braach, DPD 


Lines recommendations coatatned ta 
é arid vs are approved: 


24 DEG °* 


sipcesic Exeot Segan sane anoiruces 


Cetenet - 
Acting Chtet, peo.ab/? 


cca 
ae 
Approved For Release 2003/01/30 : CIA-RDP81B00878R000600030100-7 


25X1A 


